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BILL NO. S-77-01- 




SPECIAL ORDINANCE NO. S-_ 

AN ORDINANCE approving a contract 
with T. & F. Construction Corp. 
of Indiana for installation of 
street lighting . 




BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT 
WAYNE, INDIANA: 

SECTION 1. That the contract dated January 10, 1977, 
between the City of Fort Wayne, by and through its Mayor and the 
Board of Public Works and T. & F. Construction Corp. of Indiana, 
for: 

Installation of street lighting with underground 
wiring on Elmer Avenue from Wells to Sherman. 

$4,451.40 


for an estimated total cost of $11,364.39, of which the City will 
pay approximately $5,115.00 from the Lighting Fund and the balance 
paid by property owners under the Barrett Law, all as more part¬ 
icularly set forth in said Contract which is on file in the Office 
of the Board of Public Works and is by reference incorporated 
herein, made a part hereof and is hereby in all things ratified, 
confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 









Read the first time in full and on motion by , seconded by 

and di^ adopted, read the second time by title and referred 
;_ ^nd - -tho City Plan Commios ion for 


to the Committee on 


reconunesdatiort') and Public Hearing to be he m - aflernntior ^ -^-a t- fhe-C ouncil 
Cl&snbe^s-r-€Tt3r=t;ounty building, Fort Wayne, Indiana, on 
oh— 


, 1976, at 


E: /-JlS-77- 


o'clock P .MTTETTSTTr^ 


Read the third time in full and on motion by 
seconded by 




and duly adopted, placed on its passage. 


PASSED C 


TOTAL VOTES 


by the following vote: 

AYES NAYS ABSTAINED 


~n 


NUCKOLS 
SCHMIDT, D. 
SCHIMDT, V. 
STIER 




DATE: 






CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 
(ZQMN 6-M i \r) 4 . GE NERAL ) C AN jlE^TION) f SPECIAL) C APPROPRIATION) 

on the day of ^ , 


ORDINANCE C RfiSORHTieN) No 

:pT5^: ^ f .SEAL) 






7 

197 .^. 


CITY CLERK PRESIDING OFFICER ^ 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 
day of V , 19'^^, at theof clock /^M . ,E,S.T. 


Approved and signed by me this 
at the hour of ^ )T^xJC> o'clock 


CITY CLERK 
"i^-dav of 









































































































S-77-01-38 


Bill No. 


REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

We, your Committee on PUBLIC WORKS _ to whom was referred an Ordinance 

approving a contract with T. & F. Construction Corp. of Indiana 
for installation of street lighting 


have had said Ordinance under consideration and beg leave to report back to the Common 















































































































































CONTRACT 


118-1976 





STATE OF INDIANA ) 

) ss 

COUNTY OF ALLEN _) 


made and entered into this,. 
7"^ , by and between: 


Wayne 

The party of the first part, termed in this agreement and the 
Contract Documents as the "Purchaser," and 

•___ T. & F. Construction Gorp> of Indiana _ 

The part of the second part, termed ;in this agreement and the 
Contract Documents as the "Contraptor": 

WITNESSETH: 

THAT, WHEREAS, the Board of Public Works has heretofore 
caused to be prepared certain contract documents for furnish¬ 
ing labor and equipment and performing work therein fully des¬ 
cribed, and the Contractor did, onlthe _ day of _ 

file with the Board of Public Workfe, a copy of said contract 
documents, together with his offer"and terms therein fully 
stated and set forth, and, 

WHEREAS, the said contract documents accurately and fully 
describe the terms and conditions upon which the Contractor is 
willing to furnish the labor and equipment and perform the work 
called for by the said contract documents and in the manner and 
time of furnishing and performing same. 

IT IS THEREFORE, AGREED; 

FIRST - That a copy of said contract documents filed as 
aforesaid be attached hereto and that the same do in all par¬ 
ticulars become the agreement and contract between the parties 
hereto in all matters and things set forth therein and described, 
and further, that both, parties hereby accept and agree to the 
terms and conditions of said contract documents so filed, for the 
followingj 

Inst allation of street lighting with underground wiring on Elm^ r Avenu 
from Wells to Sherman,_ ($4,451.40) ____—.-- 


THIS AGREEMEi;^ 
the /O day of ^ 


7 AND INDENTURE 


The City of F( 


- 1 - 






















SECOND - The Contract Documents hereto annexed are made 
a part of this agreement and contract as fully and as absolutely 
as if herein set out in haee verba. 

THIRD - The unit prices agreed to in this contract will 
remain in effect until the work covered under this contract is 
completed. 

FOURTH - This contract is executed in duplicate. 

FIFTH - It is further stipulated that not less than the 
general prevailing rate of wages as ascertained by the City of 
Fort Wayne or the Indiana Department of Labor shall be paid to 
all workmen performing work on this contract. 

SIXTH - It is further stipulated that Contractor shall pay 
all lawful claims or indebtedness which may accrue^ by operation 
of law and otherwise, to any persons, firm or corporation on 
account of any labor or service performed or material furnished 
or service rendered, in the carrying forv/ard, performing, and 
completing of said contract including Subcontractors, laborers, 
materialmen, and those performing service on account of or 
directly in connection with the completion of said contract. 

SEVENTH - It is further stipulated that any judgement 
rendered against the City of Fort ^■7ayne in any suits for damages 
for injury to real or personal property, or for any injury to 
real or personal property, or for any injury, sustained by any 
person growing out of any act or doing of Contractor, or its 
agents, employees or workmen and that any judgement of any court 
or award of any Board of Arbitratiors or of the State Industrial 
Board of the State of Indiana rendered against the City of Fort 
Wayne in any suit or claim arising under said Workmen's Com¬ 
pensation Acts, of the State of Indiana, nov; in force, relating 
to compensation for accidental injuries or death suffered by 
his employees or the employees of any Subcontractor or Subcon¬ 
tractors in the course of their employment, v/hen notice of the 
pendency of such suit, hearing or arbitration shall have been 
given said Contractor, shall be conclusive against Contractor 
as to amount, liability and all other things pertaining thereto; 
it being the intent of the parties hereto that Contractor 
indemnify and hold harmless City in the premises. 


- 2 - 



IN FAITH WHEREOF, Witness the hands and seals of both 
parties on the day and year in this agreement first above 
written. 


APPROVED: 


fUudJ^idMJ 

ATTEST: Clerk 






Approved in Form & Legality 

- Ilk 


BOARD OF PUBLIC WORKS 


> 

CONTRACTOR: T & F Construct ion 

Corp, of Indiana 
BY- 

J, L, Taber ■ 
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(General Blank) Form No. SP..4-1947 


CONTRACTOR’S BOND FOR CONSTRUCTION 


KNOW ALL MEN BY THESE PRESENTS, That._.P...CQn3traction.CgiT?..._o^^^ ... 

of.Jiag.e.rs.tQMa.,...IXldiaiia.....as principal and 

.Fidelity .andjpegosit Cqmp_^X._p^^ .. 

of Baltimore, Maryland 

as surety, are firmly bound unto_..... 

...in the penal sum of ($..0 

Four thousand fotir hundred fift y on e and 40/l00 —-- - -- --—-- -- --nnliara 

for the payment of which, well and truly to be made, we bind ourselves, jointly and severally, and our joint and 
several heirs, executors, administrators and assigns, firmly by these presents, this.....2Z.'fcll-.day of 

.._10 77. 

THE CONDITIONS OF THE ABOVE OBLIGATION ARE SUCH, That, Whereas.. 

City of Port Wayne, Indiana 

has entered into a certain written contract dated_,J§SB§-57...?.7.i!....i9.7.7. 

with the principal as named herein for the erection, construction and completion of_Inatallation..oi. 

street lifting with xmderground wiring on Elmer Avenue from Wells to 

Fo.rt._Wayne^„.In^.ana_-, Indiana, in accordance with the plans and 

specifications approved and adopted by said_JlaEt..Wayiie.,.,-Indiana____.... 

_which are made a part of this bond. 

NOW THEREFORE, if the said._T & F C onstr uc tio n Corp. o f Indiana. 

1 ; 

____shaHj well and faithfully do and perform the same in 

all respects according to the plans and specifications adopted by the said_ 

..........and according to the 

time, terms and conditions specified in said contract and in accordance with all requirements of lawi 

promptly pay all debts incurred by him or any subcontractor in the prosecution of said work, including labor, service 

and materials furnished, then this obligation shall be void; otherwise to remain in full force, virtue and effect. A 

IN WITNESS WHEREOF, we hereunto set our hands and seals this_.27-tih... 

day of..January.......197.7... 

T & P Construction Corp. of Indiana 

Py» ^ . _?r.®.?.ident i.;.„Vseal) 

ir» L, Taber - 

Fidelity and Deposit Company of 
























































Power of Attorney 

FIDELITY AND DEPOSIT COMPANY OF MARYLAND 

HOME OFFICE: BALTIMORE, MD. 

Know All Men By These Presents; That the Fidelity and Deposit Company of Maryland, a corpora¬ 
tion of the State of Maryland, by C. M. PECOT, JR. , Vice-President, and C. ¥. ROBBHTS , 

Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Com¬ 
pany, which reads as follows; 

“The President, or any one of the Executive Vice-Presidents, or any one of the additional Vice-Presidents specially authorized 
so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Sec¬ 
retary or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents, Resident Assistant 
Secretaries and Attorneys-in-Fact as the business of the Company may require, or to authorize any person or persons to execute on 
behalf of the Company any bonds, undertakings, recognizances, stipulations, policies, contracts, ^reements, deeds, and releases and 
assignments of judgments, decrees, mortgages and instruments in the nature of mortgages, and also all other instruments and docu¬ 
ments which the business of the Company may require, and to affix the seal of the Company thereto.” 

does hereby nominate, constitute and appoint John ¥. Brown and Vernon Matherly, both of 
Richmond, Indiana, EACH....... ..... 

Its true and lawful agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as 
surety, and as its act and deed; any and all bonds and undertaikings, each in a penalty 
not to exceed the stun of FIVE HDMBREI) THOUSAED DOLLARS ($5Q0»Q00) .. 


And the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged 
by the regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 
This power of attorney revokes that issued on behalf of John ¥. Brown, etal, 
dated February 27, 1975* . t ■ 


a true copy of Article VI, Section 2, of the By-Laws of 

In Witness Whereof, the said Vice-President and Assistant Secretary have hereunto subscribed 
their names and affixed the Corporate Seal of the said Fidelity and Deposit Company of Maryland, this 
...r...3T-4......day of..ATtgust., A.D. 19..7.6... 

vi/ ”” \o-t Attest ; 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND 

C (V> By Gluju/r 


Assistant Secretary Vice-President 

State of Maryland 1 
City OF Balti.more / 

On this 332d day of August , A.D. 19 7^ . before the subscriber, a Notary Public of the State of 

Maryland, in and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant 
Secretary of the Fidelity and Deposit Company of Maryland, to me personally known to be the individuals and officers described 
in and who executed the preceding instrument, and they each acknowledged the execution of the same, and being by me duly sworn, 
severally and each for himself deposeth and saith, that they are the said officers of the Company aforesaid, and that the seal affixed 
to the preceding instrument is the Corporate Seal of said Company, and that the said Corporate Seal and their signatures as such 
officers were duly affixed and subscribed to the said instrument by the authority and direction of the said Corporation. 

In Testimony Whereof, I have hereunto set my hand and affixed my Official Seal, at the City of Baltimore, the day and year 
first above written. ."""f'S'". 

A/-’,. 


f;.''NOTARy\^ 




''Vb public Notary Public Commission ExpiresJuly..l.,.-.L57S. 

CERTIFICATE 

I, the undersigned. Assistant Secretary of the Fidelity and Deposit Company of Maryland, do hereby certify that the original 
Power of Attorney of which the foregoing is a full, true and correct copy, is in full force and effect on the date of this certificate; and I 
do further certify that the Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents spe¬ 
cially authorized by the Board of Directors to appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of 
the Fidelity and Deposit Company of Maryland. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the 
Fidelity and Deposit Company of Maryland at a meeting duly called and held on the 16th day of July, 1969. 

Resolved: “That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether 
made heretofore or hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be 
valid and binding upon the Company with the same force and effect as though manually affi.xed.” 

In Testimony Whereof, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this 

...23th... 


...Dacembar. 


19....76. 



Li419—Ctf. 200832 


Assistant/Secretary 






















TIJI F OF 0RDF'J^NnE special ordi nance - contract of T&F Construction - Res. 118^-1976 

DEPAFFEifT ^QUESTING ORDINANCE board of public works _ 

SYNOPSIS OF OPsDIN/YICE contract of T & F Construction Corporation In amount of 

$4,451.40 covers Installation of street lights on Elmer Avenue from Wells Street 

to Sherman Blvd. Materials and engineering make the total project cost 

approximately $11,364.39. ^ . 

This is a Barrett Law project on which the property owners will be assessed 

$0.018 per square foot. 

This was the low of three bids received. 

(SEE TABULATION ATTACHED) 


EFFECT OF PASSAGE Light installation as petitioned by property owners 


EFFECi OF MON-PASSAGE inability to provide lighting as petitioned 


ffJlEY INVOLVED (Direct costs. Expenditures, Savings) 


Approximate cost to City from 


-Xigh t l . ng-E un d - $5 , 115 . QD- 


ASSIGNED TO CdfllTTEE 































